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SUBJECT; Oxcart F.Y. 1965 Program 
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OSD has sot approved the proposed Oxcart F.Y. 1965 
costs as Inc luded in the program approva ls to your 
d irec torate , V I 


Accordingly, it is necessary that you redevelop the 
F.Y. 1965 program and present your recommendations as to 
the appropriate level of flight activity for training vs 
that for flight test. Your revised program should be 
developed on the basis of: 


1. Costs for supporting eleven (11) aircraft, rather 
than twelve (12), in view of the one lost. 


2. Recognition that the first quarter flying hour 
program was considerably less than programed. 

3. Current expectations for E CO/E CP and spares support. 

4. Current expectations for engine support. 

5. Whether direct labor and technical representative 
costs can be reduced. 
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7. Redefinition of minimum costs for cameras, radar, 
guidance, construction, airborne electronic equipment, and 
’Other . ” 

25X1 A 

8. Impact on costs and flying hours if no flying of 

operational missions are programmed. 25X1 A 


9. Skylark experience; indications are that the aircraft 
may be the limiting factor in any FY65 flight program. 
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This information is required by 13 November for F.Y. 1905. 

It is also necessary that the F.Y. 1960 Oxcart budget 
submission be reviewed and resubmitted based on similar con- 
siderations. The F.Y. 1966 information must be furnished by 
not later than 20 November, in view of OSD deadlines. 
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